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Product No.: 
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Created By: 
Checked By: 
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Approved By: 
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Distribution 
Reqd 
Resp 
Initial/ 
Distribution 
Reqd 
Resp 
Initial/ 


Date (YY/MMIDD) 
Date (YYIMM/DD) 


Director of Operations 
Y 
IE 
DQA / QA Coord. 
Y 
PS 


Production Manager / Coord. 
Y 
LUMF 
ac Coordinator 
Y 
ED 


Purchasing Coord. 
Y 
CL 
Customer Support 
Y 
SW/LM 


Production Engineering Coord. 
N 
DO 
Customer Technical Support 
Y 
MB/DS 


Production Engineering Coord. 
Y 
JLM 
Marketing 
Y 
HM 


Customer Order Processing 
Y 
RM 


Reason for Change: 
As a result of modification to the 03849-043 wearplate assembly used on the 0119-646 Skidtube Installations, 


0119-647-013 Bearpaw Installation kit was revised to accommodate two rows of hardcoat weld on the improved training wearplates. 


Documents 
Affected: 
MDL-D119-647 Rev. F 
DSI 9607 Rev. B 
03034 Rev. C 


PAPERWORK UPDATE c=J 
PARTS MUST COMPLY m 
PREVIOUS 
PARTS SATISFACTORY D 


# 
Quality Assurance 
Actions 


1 
Notify Previous Customers 


2 
Notify Eurocopter France 


3 


Reqd 
Resp 


N 


N 


Notes 
Complete 


AP 
8110-3 received wating for FAA approval 


AP 
MB/DS compatible with all Dart wearplates 


# 
Engineering 
Actions 
4 
Required Documents/Drawings Under Review 
5 
Update Master Document List (MOL) 
6 
Update Product Compatabilily Matrix 
7 
Create Eurocopter Form (FEE) 
8 
Notify TC I FAA of Change 


.!? 


Reqd 


N 


Y 


Y 


N 
Y 


Resp 
Notes 
Complete 


Approval by DER has been received. package has been sent to FAA. Waiting for approval by FAA. 


Ship at risk per David Shepherds approval 


# 
Document Control Actions 
10 
Move Electronic Files/Design Journal 
11 
Update Product Specification Files 
12 
Update Approved/Preliminary Dwg PDF Files 
13 
Update Document Record (DR) 
14 
Update Product Development Summary 
15 
Update aSI 021 and/or STC Approval List 
16 
Create/Update Parts / STC Database 
17 
Update / Verify ARC Database 
18 
Create / Update Change Record Form I Item Card Database 
19 
Create I Update PPP's 
20 
Red Decals required? 
21 
Update Document Control Database / Laminated Dwgs 
22 
Updaie Grey Project / Electronic Binder PDF Files 
23 
Update D-PartlM-Drawing/DSI/DEO Master Binders 


24 
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Notes 
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KJ 
0119-647-013 now at change 002 
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KJ 


Complete 
Vl..,I){'/c.,J 
~ 
"'" 
tZ. If 
Z.~( ~ 
'lIt') 
2?' 
~ 


- 
1\,2.IOt) . 


12../0, ?u aH:=. 
Vl. 10, ?i.J' 
if 


ECN Verified & Complete: 
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